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IDate: 
09.08.20 
'roduct No.: 
D412-630 
•Product Name: FOLDING STEPS 
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Production Engineering Coord 
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CNC Programming 
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Reason for Change: 
PAR 09-018 
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QC Coordinator 
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Customer Order Processing 
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Documents Affected: 
Releaase: 


~'" 
- D3443 Rev. C 
- M304R Rev. B 
- M304B Rev. B 


D3965 Rev. A 
D3966 Rev. A 
D3453 Rev. B 


PARTS MUST COMPLY 


# Quality Assurance Actions 


1 Notify Previous Customers 


2 Notify Eurocopter France 
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PREVIOUS 
PARTS SATISFACTORY 


Notes 
Complete 


# 
Engineering 
Actions 
4 Required Documents/Drawings Under Review 
5 Update Product Compatability Matrix 
6 Create Eurocopter Form (FEE) 
Notify TC / FAA of Change 


# 
Document Control Actions 
8 Move Electronic Files 
9 Update Blue/Pink/DSI Folder and Electronic Files 
10 Update Controlled PDF Files 
11 Update Master Document List (MOL) 
12 Update Document Record (DR) 
13 Update Product Development Summary 
14 Update QSI 021 and/or STC Approval List 
15 Update Parts 1 STC Database 
16 Update 1 Verify ARC Database 
17 Create 1 Update Change Record Form 
18 Create 1 Update PPP's 
19 Update Document Control Database ILaminated 
Dwgs 
20 Update Grey Project Binder 
21 Update D-PartlM-Drawing/DSI/DEO Master Binders 
22 
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Description 
1 Action: 
-_. ~D3453-1/-3 Clevis now have radii to make paiCeasier to make- ~ 


- D3443-3 Clevis now has radius to make part easier to make 
> 
- D3443-041 1-043 part list change (for new bearing & dowel pinpt'm""s"'s}-----..,.- 
"'-(;):3965~new 
sOeccntrl dwgs. Restock parts under new o/nS-..J 
~ny 
D412-630-031/-032 
kits in stock with new clevises should be restocked as CHG 003. 
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